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MEMGRANDUL FOR THE RECORD 
SUBJECT: Status PF~-1 Fuel Storage Facilities 


1. Eieligon APB, Alaska 
a. PFacilities include: 


(1) Two, 200,000 gallon tanks, complete with 
necessary fiiters, pumps and piping. 


(2) Unloading facilities for tanks, cars and 
tracks. 


(3) 120 ft X 150 ft steel building, insulated 
and heated. Sliding door, large enough to admit A-12. 


(4) «Security fencing and lighting for the above. 
b. Construction of the above to be completed by close 
pe ia period, 15 October, at an approximate cost 
3. 
a Vactiities include: 
{1} Ome, 2,000,000 gallon tank in place to be 


cleared and coated; one, 200,000 gallon tank to be 
erected; both complete with necessary filters, pumps 


and piping. 
(2) A marine line from off-shore unloading area 
to the tanks. poe ee 
se 
Deen Janae “ > 
NOT TO BE DISSSMINATED cues 2382 


OUTSIDE OSA-cD/R Yep te Wee ge 
we keh i eee 


Approved For Release 2002/1 Wepagie-Rores B00879R001009090452-8 25X1 
LUE 


25X1. 


Approved For. Release 2002/11/14 : CIA-RDP81B008%9R001000090152-8 


CRET 


(3) A 30 ft X 60 ft building insulated, heated 
and built to withstand anticipated climatic condition. 
This building to be utilized for truck storage and 
4nciude provisions for office space and a room to 
house filter/separator and puspe. 

(4) Security fencing and lighting for the above. 


{5) All construction to be completed by 1 October, 
eost not determined to date. 


3. Castie AFB, California 
a. Facilities include: 


(1) Two, 50,000 gallon tanks with pumps and 
filters. 


(2) Security fencing and lighting for the above. 
(3) Facilities to be completed 80 days after the 


go-ahead from AFCIG-5. AFCIG-5 presently waiting our 
decision on PF-~1 required at Castile. 
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